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1, Location: 


The power plant in ALEKSIN (37905 E/54°30' N), Tula Cbhiast, 

is located in the southeastern part of the larse Explosive Come 
bine No 100, about one mile ssB of the town, and 1,2C0 feet 
necuh of the Oka River. 


2. Plant Installations: 


Gue boll.r and one turbine were in operation in 1945. Expan-~ 
sion work advxujpeed quickly after 1,00 Pis were assigned to 
work, 

The second boiler was soon in operation, the foundations for 
the third boiler and the second and third tarbines were being 
laid. ‘The settling pool was being repaixed. The transformer 
station was considerably enlarged by January 19468. 


In June 1948 the expansion work on the boiler and turbinehouse 
was started. It was planned to increase the numbsr of boilers 
to six and tne turbines to four. An underground piveline con~ 
nected the bpoilerhouse With toe Gka uiver. The drained water 
pass?s a settlin,; pool to carry ashes to the river. south of 
the boilerhtuse, foundations of a largce cooling tower were laid. 
The York on the coolins tover was discontinued in the summer of : 
1949. wvailroad connection was available. For plant lsayout,see: 
sketch. ° 


3. work Porce: 


2ULO employees worked in she power plant; 8CO Pis as construe- 
tion workers. 


4. Capacity: 


Sovicts stated taat each of the two turbines in ovcoratison in 
tee Summer of 1948 had a capacity of 50,00 kws, 
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This inforaation furnishes details on the stutus of the con- 
struction and expansion work of the power plant in ADLKSILT. 
@he sttachned sketch cconfims and susplements previously revnorted 
facts, 


Lesond to Annex: 


1 Bollcrhouse 


a <édministration 

» Extension, about 270x15C fect, under construction, 2 boi- 
lers in operation, a third boilcr installed,and a fourth 
one to be installed, soutn of the boilerhouse tyvo smoke 
staks, one of them, in the east, 200 fcet high3 the one in 
the vest was still under construction 


2 furbinehouse and an extension, 360 feet lons, still under 
construction, two turbines in overation. Preparations were 
being made for the inctallition of a third turbine. vpace 
for four turbines. iieij~ht of the turbine house 66 feet, A 
yassacc on tue first floor connected the turbinehouse with 
tig bollerhousce. 


Control station, 120x36x45 feet 
vataocr station, 160x12C fect 


3 
4 
5 kElectro repairshop 
6 Conerete mixing: : machines 
7 lieckanical shop 
8 Sawmill 
9 Tower, belonging to Combine 109 
10 settling pool 
11 Guar dhonse 
e fire station 
13 Garae 
14 Mechanical shop 
15 Kitchen 
16 »«- Storacc urea .£ soods dismantled in Germany 
17 Coal stora:: °g with railroad connection 
18 Ccal duns 
19 Goal conveyer belt 
20 Coal grinding plant | 
21 Foundation for cooling tower 
22 YJater reservoir cor cooling purposes 
23 Dwcllinss 
24 Heating pipcs to the gvellings 
25. “ator drainace 
26 Settling pool for water drainase 
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